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BILL NO. S-86-10- O7 


SPECIAL ORDINANCE NO. EY G 4G 


AN ORDINANCE approving Civil City 
Purchase Orders #A-48897, #A-48898, 
and #A-48899, with Jackson Wrecking 
Co., Ron Lunz and Richard Ness 
Excavating Co., respectively, for 
the Safe Housing and Building Stan- 
dards Department of the City of 
Fort Wayne, Indiana. 





NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Civil City Purchase Orders #A-48897, 
#A-48898 and #A-48899, between the City of Fort Wayne, by and 
through its Department of Purchasing and the Civil City Purchasing 


Agent, with Jackson Wrecking Co., Ron Lunz and Richard Ness Ex- 





cavating Co., respectively, respectfully for: 


the demolition of various structures 
and lot restoration of the sites 
throughout the City of Fort Wayne; 
per the specifications in Reference 
#1261 for the Safe Housing and 
Building Standards Department ; 





involving a total cost of Twenty-Three Thousand Nine Hundred 
Thirty-Two and No/100 Dollars ($23,932.00) - (Jackson Wrecking, 
$4,694.00; Ron Lunz, $9,300.00; Richard Ness Excavating, $9,938.00), 


all as more particularly set forth in said Purchase Orders, which 





are on file in the Office of the Department of Purchasing, and 

are by reference incorporated herein, made a part hereof, and 

are hereby in all things ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage, and any and all necessary 
/ 


/ 







approval by the Mayor. 


APPROVED AS TO FORM 
ITY 





Bruce 0. Boxbepger, City Attorney 


Read the 
seconded by 







c 
time in full and on motion wy iar ~ ; 
"E seo! DER dopted, read tne^second time 





by title and rerérred to the Committee (and the Cit 
PiIbEoCOuSISsión Eh fococconda*ión) ard let. Hearing to be held efter 
due legal notice, at the Council Chambers, City-County Building, Fort Wavr 
indiana, on ;. the pa day of 
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woo aa a a 그 02 0002 
SANDRA E. KENNEDY a CITY CLERK 


Read the trd time in full and on motion by, 
seconded by yj and. duly adopted, 
passage. ' PASSED 


(L&ST) by the following vote: 


placed on Les 
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BRADBURY ET s PEN 
BURNS 02 ~ 
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. E AL o É A: v 
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SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City o£ Port 
Wayne, Indiana, as E A E GENERAL) 


(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. 


on the Eo cx. day of P NAT 
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SANDRA Bis KENNEDY, CITY CLERK 





ING OFFICER 


Presented by me to the a of the City wet Fort np. Indiana, 


on the WE A day of OZ hee) Pai FG ; 


at the hour of 420 On es "d e 
SANDRA E. ds uiu add CITY WS 


Approved and signed by me this V -— av of D 


19 Ep 4 ' at the hour of ^ WU 22 oMi pe Se T's 
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MOSES, JR., MAYOR 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 940 
FORT WAYNE, INDIANA 46802 
BID REFERENCE 4 1261 
DATE August 25, 1986 
DUE DATE September 16, 1986 at 10:00 A.M. 
Department receiving.bid. items Safe Housing and Building Standards 
a pe 124 W. Wayne Street, Suite 204 


Fort Wayne, Indiana 46802 


Bid Bond Required ' NO —— YES X. AMOUNT IA i 
Performance Bond Required NO YES X AMOUNT _100% 
Affirmative Action . ON FILE ATTACHED 
Prompt payment discounts will be allowed as follows: , None t 
if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. 


Martin Enterprises Inc. 


TL ud. 


Address P.O.Box 522 








City Fort Wayne, In. 46801 





7 BID REFERENCE #1261 


Department of Safe Housing 
and Building Standards 


Demolition and Lot Restoration 
Bid Price Totals 


COST FOR COST FOR LOT 

ADDRESSES DEMOLITION RESTORATION 
3405 South Clinton - House $ 2250.00 $ 
462 Dalman - House $ 2520.00 $ 
3706 Fairfield - Garage $ 900.00 $ 
1124 Francis - House $ . 800.00 $ 
1136 Guthrie - House $--.1852.00 $ 
1312 Harmer - House ET $ 1800.00 $ 
2522 South Lafayette - House $ 2475.00 $ 
819 E. Lewis - House $ 1764.00 $ 

-826 E. Lewis - House $ 2520.00 $- 

.426 East Madison - House $ 1250.00 $ 
735 Madison - House $ - 1500.00 $ 
2715 Winter - House & Garage $ 1568.00 $ 
2717 Winter - House & Garage $ 1568.00 $ 
TOTALS $ 22767.00 $ 


Can begin work in 78 Days 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 940 
FORT WAYNE, INDIANA 46802 
BID REFERENCE # 1261 
DATE August 25, 1986 
DUE DATE September 16, 1986 at 10:00 A.M. 
_...... Department. receiving. bid. items Safe Housing and Building Standards 
124 W. Wayne Street, Suite 204 


Fort Wayne, Indiana 46802 


Bid Bond Required NO YES X . AMOUNT — 54 
Performance Bond Required NO _; YVES X AMOUNT 1007 
Affirmative Action | ON FILE X — ATTACHED 

VS prompt payment discounts will be allowed as follows: % 
if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 


te Ape (hie C os e. 
Name of Company 


period of sixty (60) days. 





BID REFERENCE 71261 


Department of Safe Housing 
and Building Standards 


Demolition and Lot Restoration 
Bid Price Totals 


ADDRESSES 


COST FOR 
DEMOLITION 


3405 South Clinton - House -2746 - $2 KL OPE nao 


462 Dalman - House NIB 
3706 Fairfield - Garage af, 
1124 Francis - House MX C 
1136 Guthrie - House Ye 
1312 Harmer - House / 900 


2522 South Lafayette - House 46207 
819 E. Lewis - House 22500 ~ 


826 E. Lewis - House wei 


426 East Madison - House  /7?2 


$ 

$ 

de Ju 

* 

SLAG git OF as DD 

$24 ~ 

$s Lin xe 

$ a 23. ^0 
^ 


~ é 40.60 


735 Madison - House | ASH Sua ^ 24 


2715 Winter - House & Garage 2¥97/— 


$ Z ze 42.» 


2717 Winter - House & Garage 249/7 $2 A 254) 


TOTALS 


$ 22222 


Can begin work in 3 Days 


uu. 
fdd: # / Qa tabe 


acis o n A desc ~ 


ne 1011 


COST FOR LOT 
RESTORATION 


$ 100-60. 
$ 

$ 

b xe wt 
$ 

$722. ED 
s KOO. OD 
$ “40. 6 
6 a ca 
S 7 E ot A, 
$e £4.20. 
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CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASING 

ONE MAIN STREET - ROOM 940 

FORT WAYNE, INDIANA 46802 
BID REFERENCE 4 1261 
DATE August 25, 1986 
DUE DATE September 16, 1986 at 10:00 A.M. 
. Department receiving bid items Safe Housing and Building Standards 
124 W. Wayne Street, Suite 204 


Fort Wayne, Indiana 46802 


Bid Bond Required NO YES X AMOUNT . 5 
Performance Bond Required NO YES : X AMOUNT 1007 
Affirmative Action ON FILE ATTACHED  — — 


oo 


Prompt payment discounts will be allowed as follows: 
if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. 


c jq MS 
Name of 





ADDRESSES 


BID REFERENCE 11261 


Department of: Safe Housing 
and Building Standards 


Demolition and Lot Restoration 
Bid Price Totals 


COST FOR 
DEMOLITION 


3405 South Clinton - House 2700- $ AK eo 


462 Dalman - House 


24e - $S PARCO __ 


3706 Fairfield - Garage 110073 yoo 


1124 Francis - House 
1136 Guthrie - House 
1312 Harmer - House 
2522 South Lafayette 


819 E. Lewis - House 


826 E. Lewis - House. 


70402”? 800 
100 -$ 4 Z2 
-2050 — $ SO 


- House -50$ JG ee 


A507 Jg? «S. Fg o C 


ALAS $ ou 22 


426 East Madison - House 0050 $ LI OO 


735 Madison - House: 


74007 § [ROP 


2715 Winter - House & Garage 00- $S KROOO 


2717 Winter - House & Garage 2s00 $ ROCO 


TOTALS 


Can begin work in Days 


ne 11 


COST FOR LOT 
RESTORATION 


3 A 
$ feo 
s Foo 
$s RI O 
s 145 e» 
$4 © 
s 20 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 940 
FORT WAYNE, INDIANA 46802 
BID REFERENCE # 1261 
DATE August 25, 1986 
DUE DATE September 16, 1986 at 10:00 A.M. 
Department receiving bid items Safe Housing and Building Standards 
| 124 W. Wayne Street, Suite 204 


Fort Wayne, Indiana 46802 


Bid Bond Required NO YES X AMOUNT 5% 
Performance Bond Required NO YES X AMOUNT 1007 
Affirmative Action ON FILE XXX ATTACHED 
Prompt payment discounts will be allowed as follows: Rio cA RR. 
if paid within - - -. days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. 


Hichard Ness Egcav. & Trkg. Co.,Inc. 


Note: Name of Company 
Addendum #1 Received £ : 
9/12/86 b ; Agent 
(signatur 


Address #1 Hitzfield st. 


City Huntington, Indiana 46750 


BID REFERENCE £1261 


Department of Safe Housing 
and Building Standards 


Demolition and Lot Restoration 
Bid Price Totals 


COST FOR COST FOR LOT 

ADDRESSES DEMOLITION RESTORATION 
3405 South Clinton - House 32337 $ 2,933,009 $ 300.00 
462 Dalman - House 22537 $ 1,955.00 $. 300,00 
3706 Fairfield - Garage /022— $ 799.00 $ 300.00 
1124 Francis - House 20 8 720.00 $ 200,00 
1136 Guthrie - House 220-7 $ 1,955.00 $ 300,00 
1312 Harmer - House 000^ $ 1,100.00 $ 300,00 
2522 South Lafayette - House 24705 $ 2,600.00 $ 300.00 
819 E. Lewis - House 32507$ 2,950.00 . $ 300,00 
826 E. Lewis - House 2300 ^$ 2,600.00 $ 300.00 
426 East Madison - House ad qo Ss 1,890.00 £ $ 300.00 
735 Madison - House /2407$ 880.00 $ 200.00 
2715 Winter - House & Garage 2272 $ __1,992.00 $ 300.00 
2717 Winter - House & Garage 2292-$ 1,992.00 $ 300.00 
TOTALS $ 24,946.00 $ 3,700.00 

10 


Can begin work in Days 


Addendum 7#1 Received ee 
ㆍ j € 


1594 
DIGEST SHEET 


TITLE OF ORDINANCE: SPECIAL 


DEPARTMENT REQUESTING ORDINANCE: PURCHASING 


i oye v e TUR 


An ordinance approving Civil City Purchase Orders #A-48897, 


#A-48898 and #A-48899 with respect to the demolition of 
various structures and lot restoration of the sites throughout 
the City of Fort Wayne. Per the specifications in Reference #1261 


for the Safe Housing and Building Standards. 


SYNOPSIS OF ORDINANCE: 


EFFECT OF PASSAGE: 


The City will be rid of unsafe and unsightly structures through- 
out Fort Wayne. 


EFFECT OF NON-PASSAGE: 


There will be a continuation of unsafe and unsightly structures 
blighting our neighborhoods. 


MONEY INVOLVED (Direct costs, Expenditures, Savings): 
$4694.00 


Jackson wrecking A-48897 
Ron Lunz A-48898 $9300.00 
Richard Ness A-48899 $9938.00 


ASSIGNED TO COMMITTE (President): 


S-86-10-09 


BILL NO. 
이케 

REPORT OF THE COMMITTEE ON FINANCE 
Pulse. m ue p E 


WE, YOUR COMMITTEE ON FINANCE 7 TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOROREGN) approving Civil City 


Purchase Orders #A-48897, #A-48898, and #A-48899, with Jackson 
ee a 77 eae puc ec ap E. 
Wrecking Co., Ron Lunz and Richard Ness Excavating Co., respectively 
for the Safe Housing and Building Standards Department of the City 


of Fort Wayne, Indiana 


podosapu m s DON ETIN np ENS 
ee ee Tp tenu 
eae ee 기 네드 시거 시 S 








(RBBSOXSEXIN 
eee qur M 이 0 
YES NO 


MARK E. GiaQUINTA 
CHAIRMAN URN auccm ur cS MN AED 
Ze CHARLES B. REDD 

VICE CHAIRMAN UEM 이 uere e POMA NAT 
, PAUL M. BURNS 
: vo ME AMEN MCN M 
JANET.G. BRADBURY 

M ee am SU 


JAMES S. STIER 


CONCURRED IN /O- APSE SANDRA. KENNEDY 
CITY CLERK 











